ಕರ್ನಾಟಕ ವಿಧಾನ ಪರಿಷತ್ತು 


1 ಹುಜ್ಜೆ ಗುರುತಿಲ್ಲದ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ 
2. ಸದಸ್ಯರ ಹೆಸರು 
ಆ. ಉತ್ತರಿಸುವ ದಿನಾ೦ಕ 


4. ಉತ್ತರಿಸುವ ಸಚಿವರು 


ಡರ (6ರಂ) 
ಡಾ। ವೈ.ಎ. ನಾರಾಯಣಸ್ಸಾಮಿ (ಶಿಕ್ಷಕರ ಕ್ಷೇತ್ರ) 
೨9.೦೨.೭೦೦೦ 


ಬೃಹತ್‌ ಮತ್ತು ಮಥ್ಯಮ ಕೈಗಾರಿಕೆ ಸಚವರು 


ವೆತಿಬುಂದೆ ಕೈಗೊಂಡ ಕಾಮಗಾರಿಗಳು 


ಕ್ರ.ಸಂ ಪ್ರಶ್ನೆ ಉತ್ತರ 
(ಅ) | ಕಳೆದ ರ ವರ್ಷಗಳಲ್ಪ ಕೆ.ಐ.ಎ.ಡಿ.ಬ ಕಳೆದ 5 ವರ್ಷಗಳಲ್ಪ ಕರ್ನಾಟಕ 


ಕೈಗಾರಿಕಾ ಪ್ರದೇಶಾಭವೃಧ್ಧಿ ಮಂಡಳ ವಪೆತಿಯುಂದ 


(ಕ, 


ಮಾಡುವಾಗ: ಕಟಟ. "ನಿಯಮ 


ಬಾಬನೆಯಾಗಿದೆಯ (ಶಮಗಾರಿವಾರು' 


ಭಿವರ ನೀಡುವುದು) 


ಯಾವುವು: ಯಾವ ಏಜೆನ್ಸಿಗಳ ಮೂಲಕ | ಕೈಗೊಳ್ಳಲಾದ ಕಾಮಗಾರಿಗಳ / ಏಜೆನ್ಸಿಗಳ 

ಕಾಮಗಾರಿಗಳನ್ನು ವಿಪರಗಳನ್ನು ಅನುಬಂಧದಲ್ಲ ಒದಗಿಸಿದೆ. 
ಅಸುಷ್ಟಾಗೊಳಸಲಾಗುತ್ತಿಡ. 

(ಕಾಮಗಾರ್ಲಿವಾರು. ಹಾಗೂ 

ಗುತ್ತಿಗಡಾರವೂರು. ವಿಪರ“ನೀಡುವುದು) 

ಸದರಿ ಕಾಮಗಾರಿಗಳು. ಅನುವಾನ ; -ನಾಮಗೂರಿಗಳನ್ನು 


| ಕಸುಷ್ಠಾನ| 


(ಇ) 


ಕೆಬವು ಕಾಮಗಾರಿಗಳು ಕಳಪೆ 
ಗುಣಮಟ್ಟದಿಂದ ಕೂಡಿರುವುದು ಸರ್ಕಾರದ 
ಗೆಮನಕ್ಕೆ ಬಂದಿದೆಯೇ; ಬಂದಿದ್ದಲ್ಲ. ಯಾವ 


ಕಮ ತೆಗೆದುಕೊಳ್ಳಲಾಗಿದೆ; (ಕಾಮಗಾರಿ 


ವಿವರ ನೀಡುವುದು) 


ಬಂದಿರುವುದಿಲ್ಲ. 


(ಈ) 


ಕೆಲವು ಕಾಮಗಾರಿಗಚು 


ಅಪೂರ್ಣವಾಗಿರುವುದಕ್ಕೆ ಕಾರಣಗಳೇನು; 


ಸದರಿ ಕಾಮಗಾರಿಗಳನ್ನು 
ಪೂರ್ಣಗೊಆಸಲಾಗಿದೆ ಎಂದು 
ಗುತ್ತಿದಾರರಿಗೆ ಹಣ ಪಾವತಿಸಿರುವುದು 
ಸರ್ಕಾರದ ಗಮನಕ್ಷೆ ಬಂದಿದೆಯೇ? 
(ಬಂದಿದ್ದಲ್ಲ, ಸಂಪೂರ್ಣ ವಿವರ 
ಸೀಡುವುದು) 


ಭೂಸ್ವಾಧೀನದಲ್ಲನ ತಕರಾರುಗಳು, 
ಭೂಪರಿಹಾರದಣ್ಣನ  ತಠೆರಾರುಗಳು ಮತ್ತು 
ನ್ಯಾಯಾಲಯದಟಣ್ಣ ಭೂಸ್ಟಾಧೀನ ಬಣ್ಣೆ ಮತ್ತು ಇತರೆ 
ದಾಖಲಾಗುವ ವ್ಯಾಜ್ಯಗಳ ಕಾರಣಗೆಆಂದ ಕೆಲವು 
ಕಾಮಗಾರಿಗಳನ್ನು ಅನುಷ್ಠಾನಗೊಟಸಲು 
ವಿಕಂಬವಾಗಿರುತ್ತದೆ. 


ಜೆ.ಐ.ಎ.ಡಿ.ಅ.ಊಂದ ಕೈಗೊಳ್ಳದೇ ಇರುವ 


ಕಾಮಗಾರಿಗಳಗೆ ಹೆಣ ಪಾವತಿಸಿರುವ ಯಾಪೊದೇ 


ಪ್ರಕರಣಗಳು ಇರುವುದಿಲ್ಲ. 


4 


ಸೆಐ 49'ಏವಿಪಿ (ಇ) 2೦೭2. 


y 


ಅನುಬಂಧ-: 


ಮಂಡಾ ವತಯಿಂದ 2016-17ನೇ ಸಾಲಿನಲ್ಲಿ ಕ್ಸೈಗೆತ್ತಿಕೊಳ್ಳಲಾದ ಇವಿಲ್‌ ಸಾಮೆಗಾರಿಗಳೆ ವಿವರಗಳು 


Contract 


water at Hardware park, Devanahalli taluk near 
Bengaluru International Airport, Bengaluru rural 
district. 


Bengaluru 


1,47,53,150.20 


S1 No Name of work Name of the Agency amount (in Rs.} Remarks 
- 2 5 
Construction of 0.5 ML capacity ground level ; 
reservoir and feeder main, pump house, ' 
compound wall and gate for tertiary treated Sri. T.N. Paramesh, - Workis 
¥ nearing 


completion 


Upgradation of Roads No. 1 10 10 in 
Basavakalyana I.A and Autonagar Bidar District 


Sri. Gurunath kolfur 
Bidar 


3,40,00,000.00 


Work 
Completed 


Providing 25MLD water supply scheme 10 
Badanaguppe - Kellamball 1.A Chamrajnagar 
‘Taluk & dist with Kabini river as source 
including construction of Intake well, Jack wel 
cum pump hose, construction of GLSR, layng of 
raw water pipe lines, etectroméchanical works, 
HT main supply distribution linc, elecuical work 
for various components and other allicd works 


M/s Sri Bapuji 
construction pvt ltd., 
Mysuru 


44,14,47,174.90 


Work 
Completed 


Upgradation of roads Drairis ಈ culverts , 
electrical ‘infrastructure and improvements of” 
water supply facilities to the 1.A at Kolhar, 
Humnabadh, Naubad, Autonagar Nadbad, 
Naubad Housing area of Bidar District, Kapnoor 


lst and 2nd Stage, Nandut Kesartagiit5t ನಟ 0 off 


M/s RMN 
mirasuucture ld, 
" «7 Bengaluru 


4452.19,545.00 


Work 
Completed 


Kalaburei District- Package: 3 


"ASSISTANT ENGIN 
T. Section, Head Of 
KiADOB 


\c 
- .- Technlesi Assistant 


KIADB 
Bengatun 


CHIEF ENGINEER -1, 


ಅನುಬಂಧ: ] 


ಮಂಡಳಿ ವತಿಯಿಂದ 2017-18ನೇ ಸಾಲಿನಲ್ಲಿ ಕೈಗೆತ್ತಿಕೊಳ್ಳಲಾದ ಸಿವಿಲ್‌ ಕಾಮಗಾರಿಗಳ ವಿವರಗಳು 


SI No. 


Name of work 
4 


Name of the Agency 


Contract amount 
(in lakhs) 


Remarks 


Constructions of Womens Hostel Creche, ICT, 
Quality & Bench Marking, CFC, R&D unit at 
Kolhar industrial Area, Bidar{D) ಸ 


Sri. Rajshekar K 
Patil, Bidar 


4,59,61,902 83 


Work Completed 


Formation including asphaltingof 36M wide 
roads, Providing & Laying RCC side drains, 
Construction of culverts & providing.¢ and 
laying of HDPE water supply Pipe line, shifting 
of BeatnE pipeline, at Vasanthanarasapura I1.A, 
3 phase, Tumakurti taluk & Tumakuru 4. 


District ಸ, if 


M/s.Aravinda 
Electricals, 
Bengaluru 


45,77,73,276.00 


Work nearing 
compeltion 


District 


Formation of 15M pr road (Road Nor ¢ 
RCC side drains, RCC cross drainage works, 

sinking of Borewell HDPE water supply dual 

pipe linc at Yeramus_l.A in Sy No. 111,112 &, 
123 of Yeramus Villige, Raithur Taluk & 


1,2,3,4,5) including asphalting construction of « 


4,50,72.044.60 


Work Completed, 


Upgradation of ಗಾಡಾ, Drains, water supply 
works and electrical‘work in‘Eastern part and 
western part of Belur Industrial Area, Dharwad 


“wad Bi 


Sri [ ” 
Doddabasanagowia, 
Raichur, pa 


ಸ 


Work Completed 


wide Road (Road No. 


"HDPE water. supply‘ pipe line & rain water 


Formation of 30m wide Road (Road No.1) 18m 
17, 18,21, 22823) 8 
15m wide road Road’ ಗ. 184, 18B, 18, 20," 
25,26, 27 &28 intliding dsphalting, 
constrave of RCC side &rains, RCC cross 
drainage works, RCC torm water drains, 


harvesting at Harohalli L.A., 3°'Phase, 
Kanaanura Taluk Bamadcar Dist (Plo. 3 


M/s Sri Srinivasa 
construction Pvt 
Ltd., Ballamn 


25,92,84,085,80 


Work Conpleted 


Laying of new 300min- “dja (Raising main), 
160mm (distribution line). &, 100mm dia’ 
(Raising mainyHDPE pipeliz ಆ (from Plot No.11 
tw EOIZ to KIADB water supply works Plot No. 
120) & 120thm dia HDPE pipeline (Distribution 
lineslin both” of the 10ads.No. 1:2 & 8 at EPIP 
Industrial AREa, Bengaluru {From plot No. 
120, water supply works to plot No. 137) 


M/s. Parichitha, 
Bengaluru 


hl .4,06.30,885.0೦, 


Work Completed 


Construction of,Anti-climb Fencing and 
compound wall with entrance plaza, 30m Wide 
road including asphalting, construction of 
footpath, RCC drain, RCC culverts etc., at 
proposed ACFF project site at IT sector of Hi 
‘Tech Defense & Aerospace Park near KIAL 
Devanahalli Blore Rural District. . 


“4 M/s Chaiua Civil 


Ventures LLP, 
Bengaluru 


7,68,22,053.00"” 


. work is in 
progress 


Providing Concrete Pavement to the damaged 
roads with allied works such as Drains, 
culverts erc., of Bmikampacy LA & Karnad IA, 
Mangalore. 


M/s Inncon 
Infrastructure Pt. 
Ltd., Uttar Kannda 


1,98,38,077 .00 


Work Completed 


Up gradation of roads, drains & culverts of 
Kunigal Industrial area, Tumakuru District. 


M/s Sri. Sai Earth 
Movers, Bengaluru 


2,27,13,024.00 


Work-Completed 


10 


Up gradation of roads, drains & culverts of 
Kelkote I1.A, Chitradurga District. 


M/s Sri. Sai Earth 
Movers, Bengaluru 


4,18.03,990.00 


Work Completed 


Construction of compound wall at plot No. 70- 

A Part & B in Acrospace, Sector & Plot No. AM- 

1 in IT Sector reserved for KPTCL & Solid 

Waste Mangement areca Plot and STP Area Plot 

in Aerospace Sector of Hi-Tech Defence and 
ernsnace Park Near KIA 


M/s. K. Damodar & 


Co, Bengaluru 


[ 


2,18,46,996.00" 


Work Complcted 


12 


Formation of 12M & 18M wide roads including 
asphalting, construction of RCC drains, RCC 
pipe ducts for roads ,Deck slab Culvert, Spur 
culvert, Resurfacing of existing roads & 
providing and laying water supply pipeline in 
Sublayout Ill & Sublayout IV at Growth center 
1.A, Hassan Taluk & District. 


M/s Sri Bapuji 
construction pvi Itd 
Mysuru 


9,98,50,987.00 


Work is im 
progress 


13 


Formation of 30M wide roads {flexible 
pavement), 18M & 15M wide roads (rigid 
pavement) including construction of RCC 
storm water roadside drains, spur culverts, 
laying of water supply pipelines & Avenue 
plantation etc., for WEP in Kuduthini LA, at 
Dalam Pali f Dictrict foncl 


M/s. 
Doddabasanagouda 
& company, Raichur 


9,64,52,047.66 


Work Completed 


33 
Formation of 24M,18M & 15M wide roads 
{Rigid pavement) including construction of 
RCC storm water roadside drains, spur 
culverts, Box culverts, pipe culverts, laying of 
water supply pipeleinc and avenue plantation 
etc., in Kuduthini Industrial area at Ballari 
Taluk & Districy (Package 2) 


M/s. SR 
Constructions 
Bengaluru 


33,79,63,780.60 


Work Completed 


Formation of 45M & 30M roads (flexible 
pavement) including construction of RCC 
storm water roadside drains, spur culverts, 
Box culverts, pipe culverts, laying of water 
supply pipeleine and Construction of GLSR , 
avenue plantation etc., in Kuduthini Industrial 
area at Ballari Taiuk & District (Package 1) 


M/s.SR 
Constructions 
Bengaluru 


38,78.71,773.70 


Work Completed 


p 


Formation of 30M wide roads (Road No.1); 24M 
wide road {Road No.3}, 18M wide roads (Road 
No. 3) 18M wide roads (Road NO. 
2,4,5,6,7,8,9,10,11,12,13,14,15,16,17,18, SR- 
3 & SR-4), 12M wide roads (Service Roads LHS 
& RHS) including Asphaliting, Construction of 
RCC side drains, RCC cross drainage works, 
HDPE water supply works & GLSR at 
Mummigatti LA in MUmmigatti village, » 
Dharwad (Tq) & District. [Stage 1& Stage 2]. 


\ 


M/s. N.S. NAYak & 
Sons, Hubballi - 


66,28,82,529.57 


Work Completed 


Formation of Cement Concrete Roads 
Construction of RCC Box Drains, Culverts, 
RCC Duét, GLSR, OHT including water Supply 
& UGD works for Japanese Industrial Park - i 
(01P) al Vasanthanarasapura I.A [llrd Phase,’ 
Fumkur Taluk, Tumkur District (Package?) 


M/s PRN Infriatech 
i Bengaluru 


53,34.96,638.72 


Work Completed 


Upgradatiod of Road & service road in Plot No. 
182 to 194 and 210A to 223 (MK Fastener, 
three sons road) at Bommasandra LA., ಗ 
Phase, Bengaluru. 


SriiP Venkatareddy 
; Bengaluru 


9,25,82,471 16 


Work Completed 


Formation of 30m & 24m wide cement 
concrete roads including construction of CC 
bridge, side drains, culvert & providing & 
laying of HDPE water supply pipe lines at 
Immavu L.A, Nanjanagudu Taluk, Mysure 
District _Packaue 1 


M/s. Ganapathi 
Stone Crusher 
Bengaluru 


41,98,25,437.00 


Work Completed 


20 


Formation of 15M wide roads No. 8A, 8B, 9A, 
9B, 9D, 4A, 4B & 18M wide road No.l1, 4B1 
and 15, Construction of Culverts, RCC side 
Drains, Water Supply pipe line, layout display 
Boards etc., for womens Park at Nandur 
Kesartagi 1.A, 2 Phase, Kalburgi Dist 


Sri. Suresh S Kanaji 
Bengaluru 


8,21,69,138.23 


Work Completed 


21 


Construction of retaning wall & formation of 
approach road to MUSS connecting from 3 
cross road at Sormanahalli 1.A, Maddur Taluk, 


Mandya District 


M/s. Abhivrudh 
Nirman, Bengaluru 


1,16,73,003.70 


Work Completed 


Formation of 30M,24M & 18M wide cement 


concrete roads including construction of RCC ಫ್ರಿ 
22 [bridge side drains, Culverts & Providing & Udayshivakumar, | 38.81,90,101.00 | Work Completed 
laying of HDPE water supply pipe lines at Davangere 


Immavu 1.A, Nanjangudu ‘Taluk, Mysuru 
Districi- Packaee 2. 


Formation of Womens park Sub layout 


IS 
including asphalting, construction of RCC side se p 
Sri. Suresh’S Kan: > 
23 drains, RCC drainage works in Gamanagatti wi AE ನಃ 3,07,64,803.02 Work Compleied 
LA at Hubli Taluk, Dharwad District with rigid > £2 h 
pavement {Concrew road] 
ಮ pS po ದ ಸ M/s. Star Builders & 
94 |“peradation of drains & exisUng aspna tr ತ Developers, 11,42,97,506.51 | Work Completed 
at Veersandra Indusu1al Arca and Hoskote ‘ 
Bengaluru 
Industria) Area. 
Upgradati f infrastructure facilities such as y 2 
ಗ H Wk [) Tas Wy Ur ps 18s Wi sri. vT Shankar ) 
25 fe $, drains, culverts oic., in Dobaspet Narayana Reddy, 9,64,78,423.00 | Work Complered 
™ phase 1A, Nelamanagala Taluk, Bengaluru ಸ 


lls al Disirict 


Formation of Road -7 & lnk Road between 

road No. 1 to 6(5A} & between road 6 to 7(6A] |5;i, P. Venkatarcddy 

26 ‘at Aerospace 1.A, Benagaluru North & » Bengaluru 
Devanahalli Taluk. Bengaluru Rural District 1] 


5,23,44,874.02 Work Completed 


“Formation of Cement concrete roads, 
construction of RCC box devices culverts, RCC 
duct. compound wall including water supply & 
27 UGD work for Japanese Industnal, Park IPI ] at 
Vasanthanarasapura Industrial Area ಸಣ 

phase, Tumakuru Taluk & District. Package kh 


‘M/s. BSR In{ratech 


4,36,6 Work C cle 
ಗ Bengaluru 54,36,62,062:00 ork Completed 


pe we i 
ASSISTANT ENGINEER | Tectnidead Assistant 


| Section, Head © \ ಟ್ರ ER 
TR ಗ (ADB # KIaDB | CHEF ENGINEER 4; 


ಮಂಡಳಿ ವತಿಯಿಂದ 2018-19ನೇ ಸಾಲಿನಲ್ಲಿ ಕೈಗೆತ್ತಿಕೊಳಲಾದ ಸಿವಿಲ್‌ ಕಾಮಗಾರಿಗಳ ವಿವರಗಳು 


Contract amount 


Remarks 


$1 No. Name of the work Name of the Agency tin Rs. 
Re surfacing of 30M wide road no.1 & road ಗಂ.24 at M/s. Prakruthi 149 81,161.21 KN 
1 Growth center Industrial Area, Hassan District Constructions, 0, Work Completed 
Bengaluru 
Formation of layout for formation of New Industrial Area Sn. Syed Koyanchi 2.77,18,396.00 
2 in Ambewad:, Dandeli, Haliyal taluk, Uttara kannada Thangal, Uttara ರ Work Completed 
District. Kannada 
Upgradation of roads, Drains, water supply works and s 
clectrical works in Eastern part and Western part of R " 1,83,23,006.02 
A ರ Work C I 
3 lBelur Industrial Area, Dharwad Taluk and Dharwad ಿಂಡರೆಪರಿಷಡಿಗಿ್ರಂಳಲೆಡ, ork Completed 
SR § Raichur 
Disurict. 
Providing 4MLD treated water supply scheme including M/s.Mal 
construction of GLSR , water weatment plant and 300mm /s. Maoo 12.16,95,162 00 Work nearing 
4 | . N K Constructions India . 
dia DI pipe raising main for Raichur Housing Area, Ped (Ltd), Bengal completion 
Raichur District (Pe) (Lud), Bengaluru 
Formation of New Industrial Jayout including asphaluing 
of 15M & 12M wide road construction of RCC drains, Work C ered 
RCC culverts , construction of RCC over head tank 2.00 M/s. Inncon 14,48,82,252 47 OF Nd Ne 
5 lakhs litres capacity at proposed Industrial layout at Infrastructure Put. ಸಂರಂ8ಲ 708d ೬0 be 
Balakundi, Hungund Taluk, Bagalkot District Lud. Uttara Kannada donc 
Construction of Quariers and KIADB office building near 
6  [Raichur Housing Arca in Survey No. 123 a Yeramerus Sn. Narayana S 4,78,95,289.00 | york is completed 
village, Raichur Taluk & Disinct. Singade, Bidar If 
Formation of 32M, 30M, 18M wide road (Road No. 2A1, 
2೩2, 2A3, 2A4, 2A5, 2A6, 2AT, 248, 249, 2A10) | 
(Reserved for $C/3T in IT sector) and formation of 18M 
wide road {Road No. 1-A1,A2, A3,A4,A5,A6 &A7)in 
Hardware Parl, including Asphalting, construction of 
RCC side drains, RCC cross drainage works, RCC storm Sri. brahim Sherief, 17,80,75,064.80 § 
7 k k Work is completed 
water drains, RCC cross drainage works, RCC storm Shivamogga. 
water drains, HDPE water supply line at Sub layout in 
Plot Nos. 4,5 & 6 Hi-Tech, defense and Aerospace park, 
Devanahalli, Bengaluru Rural District. 
Providing and fixing chain link fencing for the park and Sri. Suresh S Kanaji, 4,15,70,636.15 
8 K - k Work is completed 
buffer zone at Kolar Industrial Arca, Biday District. Bengaluru 
Construction of Footpath and Paved shoulder to Road Sri. Nissar Ahmed 
3 at Baikanpa nes f ¢ p - - 1,82,07,980.00 | Workis e 
9 No.3 at Baikanpady .A. Mangaluru Taluk, D.K.District. Dakshina Kannada Work is Completed 
Formation of 24M wide road (Road No. 
2,10,11,12,13,14,15,16,17,18,19, 20,21,22,23 ಹಿ24 
18M wide road (Road No. 1,3.4,5,6,7,8 & 9), 15M wide 
road {Road No. 25 & 26) including concreting, M/s. M.R.protech R 
1 0 
© [construction of RCC side drains, RCC cross drainage puLtd, Bengaluru | 5794850539 00 Work is Completed 
works & RCC storm water drain, GLSR, HDPE water 
supply pipeline & Rain water Harvesting at Thandya 2nd 
phase L.A, Nanjangudu Taluk, Mysore District. 
Construction of Coastal Cashew Research and M/s. Surabhi 
11 [Development foundatoin building in Kuma , Uttara Constructions, 5,63,29,158.00 Work nearing 
Kannada District Bengaluru complckon 
Formation of SC/ST cluster in Kelageri Industrial Area, M/s. Doddab 8.33,87,680.00 
12 |Dharwad s. Doddadasaa 33,87,080. York is ele 
Gowda & Co, Rachur Work is Completed 
Formation of approach roaul of 24M wide cement concrete 
roads including construction of RCC side drains & KR 
culverts from Mudipu main road to Canara Industrial M/s. lqbal Ahmed 10,52.93.416.33 | WOKis delay due 10 
13 Infra Projects Pvt. ರ Land Litigauon & 


Area, ist phase adjoining to Canara Industral Area, 2nd 
phase, Bantwala Taluk, D K.Disuict. 


Ltd., Mangalore 


Covid-19 pandemic 


14 


Formation of road including construction of drains & 
Deck slab in Hebbal Weavers Colony , Hebbal Industrial 
Area, Mysuru 


Sri. B. T. Siddappa. 
Mysuru 


4,76,29,480.61 


Work is Completed 


Formation of access road to NH-63 , 45M wide road No. 1 
(Balance length) and 30M wide road No. 10 (exible 
pavement) including construction of RCC road side 
drains, box culverts, pipe culvert, spur culvert, laying of 
water supply pipelines and Avenue plantation in 
Kuduthini Industrial Area, Phase-2, Ballari Taluk & 
District. 


M/s. Satyateja 
Cosniructions, 
Bengaluru 


31,60,68,962.00 


Work is Completed 


Formation of 235M wide road {Road No. 3), 30M wide 
road (Road No, 1,5 & 8), 24M wide road {Road No. 10,11 
& 12), 18M wide road (Road No 
2.4,6,7,9,13,14,15,16,17,18,19,20,21, 22,23,24.25) 
including Asphalting construction of RCC side drains, 
RCC cross drainage works, RCC storm water drain, 

GLSR, HDPE water supply pipeline at Sira [.A, Tumakuru 
District. ; 


M/s. Liya Infratech 
Pvt. Lid., Mangalore 


96,59,34,726.65 


Work is Completed 


17 


Providing and fixing chan link fencing for the park and 
buffer zone at Kolhar Industrial Area, Bidar District 


Sri. Suresh S Kana), 
Bengaluru 


4,15,70,636.15 


Work Completed 


Strengthning of Roads, Constn uctions of RCC lead off 
drain & RCC box culvert construction of compound wall 
around water supply arca at Hanagawadi industrial Area 
Harihar Tq, Davangere Dist. 


Sri. Aravind Banakar, 
Davangere 


1,50,00,000.00 
t 


Work Completed 


+N 


19 


Upgradation of Asphalt ನಾ Drains and Culverts of 
Machenahalli Industrial Area and Auto complex 
industrial area at Shivamogea District. 


Si. P. Subramani. 


7,24,00,000.00 


Work Completed 


20 


Formation sub-layout in plot nos 28 & 29 A of 18 m wide 
roads {Road nos. .4A& 4B) including asphalting 
constuction of RCC Side drains, RCC cross drainage 
works’ ಹ HDPE Water supply pipe line: at i a 4h 
phse, Bengaluru District. 


Sri Dilibabu 


Dp 
[ 


3,68,80,000.00 


Work is th ptogress 
and delayed due to 
land litigation 


K 21 


Formation of industrial Layout ಧಾಂ 15M wide, 12M 
wide & 9M wide road, construction of dréins, deck slab 
culvert and laying water supply pips line in womén 
Enuepiencur’s Pak Thandya 2°-Phase ‘Industrial Area. 
Nanjangud Taluk, MySuru district ka 


1 ; 


Sn. Nandish 


i] W x» 


9,563 000.00 


"Work Completed 


iy. 
Af ಹ 


22" 


. [Formation of 30M & 24M wide cement concrete Roads 


including construction of RCC bridge, side drains. 
culverts, & providing and laying of HDPE water supply 
pipelines at [mmavu Industrial Area, Nanjangud Taluk 
Mysuru District {Package-} « » + 


: ‘M/s. M.R.protect 
Pvt.Ltd, Bengaluru 


¥* 


“ 41,98,25,000.00 


Work Completed 


23 


Formation of Msthenhalli Industrial Area ist Phase, 
chikkabalipur Taluk & District. 4° } 
RE p 
kl 


M/s. Mahaadeo Engg 
& infrasirecture Put 
Ltd , Bengaluru 


60,87,00,000.0೦ 


Work Completed 


24 


Formation of 30M , 24M & 18M wide cement concrcle 
Roads including construction of RCC side drains, 
culverts, & providing and laying of HOPE water supply 
pipelines at Immavu Industrial Arca, Nanjangud Taluk 
Mysuru District lis :2) 


[A 
Udayashivakumar 
Bengaluru} 


42,65,52,000.00 


Work Completed 


ASS SISTANT ENGINEER 


y f 


T. Section, Head Offic: 
KiADB 


gH) 
NL mE 


Yechnicel Assistant 


KIADB 


Bengaluru 


CHIEF ENGINEER -1 


ಮಂಡಳಿ ವತಿಯಿಂದ 2019-20ನೇ ಸಾಲಿನಲ್ಲಿ ಕೈಗೆತ್ತಿಕೊಳ್ಳಲಾದ ಕಾಮಗಾರಿಗಳ ವಿವರಗಳು (ಸಿವಿಲ್‌) 


SI No. 


Name of the work 


Contract 


Remarks 


Name of the Agency Amount {in Rs.) 
1 Formation of Industrial Layout with construction 
of Rigid Pavement {cement concrete) Roads of A 
30M, 18M & 15M wide, Providing HDPE water M/s. Amrutha 46,57,81,027.00] . 
supply pipeline, construction of 5.00 lakhs lire Constructions Pvt. Work Completed 
capacity OHT at Karubarahalli-Sarathi Indusuial Ltd., Bengaluru 
Area, Harihara Taluk, Davanagere District. 
2 Formation of 12M wide approach road for GLSR 
including asphalting, construction of RCC side’ 
drains, RCC Cross drinage works, construction of 
compound wall, RCC Strom Water drain at M/s. HD 
balance reaches & connecting 18M wide road Infrastructure, 4,70,46,606.45 Work Completed 
No.23 to printech park raod & consuuction of Mysuru 
RCC side drains at balance reaches in rvad No.20 
of Harohalli 1st & 2nd Phase,Industrial Area, ‘ 
Ramanagara District. 
3 Upgradation'of Roads in Road No. 1,2,3,4,5,6,7,8 
\, &9 at Jigani Ist phase and upgradation of Roads M/s. Sri. Sai Earth 11,15,93,152.16 
in Road No. 3,7 & 8 at Jigani 2nd phase Movers, Bengaluru Work Completed 
- industrial Area, Bengaluru Rural District. 
4 Upgradation of Roads and drains in B K.Kangrali Sri. NS Chougule, 2,02,76,541.98 
Indl. Area, Belagavi District Bulagavi ork Completed 
5 Formation of Industrial arca sub layout in ploUNo 


1553 including formation & asphalung of 18M wid 2" 


'\roads {Road No. 16,17,20,214,218}. 15M wide ~~ 
» |f0ad No, 21¢, Construction of RCC side drains’. 


|Vasanthanarasapura Indl., 


aca, 2nd phase, 4 
“[Tumakuru Taluk. 0 


“JRCC spur culvert, HDPE water supply pipeline atk 


M/s. PRN Inftatech, 
Bengaluru 


5,56,47,571.12 


, Work Completed 


Formation of 24M wide ಗಾಡಾ (Road No. 1}, 18M 
wide roads (Road No. 2,3,4,6,8,9,11,12,13 & 14), | 
'1SM wide-roads{Road ‘No. 5,7 & 10) inciuding 4 3 
asphalting construction of RCC side drains, RCC , 
Cross drainage works, RCC storm water drain, + 
OHT, sump, HDPE water supply pipeline 
borewells, Rain water harvesting cham ing 
fencing etc., for formation of Magodu Industrial 

K Area'layout at Magodu Village Ranebennur Taluk, 


Sri Suresh S Kanaji, 
Bengaluru 


19,63,06,982. 13 


; Work not yet ‘ 
cdmmenced due to 
land litigation 


3 
-|Haveri Distnct. Kf 
7; “|Construction of compound wali for solid wa A H - 7 
1 [management land at Naradapu: 4 Industrial 7 rea, 5ಗ, Ramaknishnappa 1,34,33,029.87 Work nearing 
[Kolar District. Pa K Bengaluru completion 
8, [Formation of 30M wide road ಸ No. 1), 24M © 


wide roads (Road No. 2,3,4,5 & 6}, 18M wide road 

. |(Road No. 7 &,8), 15M wide roads (Road No.'2) 
“|including Asphalting , construction of RCC side 

drains, RCC cross drainage works, RCC storm 

\ water drain, chain link fencing, GLSR|-OHT, 

RWH,UGD, Borewcll & HDPE water supply 

pipeline for formation of housing layout at 

ನ Muminigatti Narendra Vilage, Dharwad, © 


M/s. PRN nifratech 
Bengaluru 


» 


44,58,96,242.00 


¥ 
p 
Wor k Completed 


Umprovements of water supply scheme from 
Hindalco Resercoir to Kakthi Industrial Arca 
pipeline for supplying water to the Markendeya 
Co-operative sugar mill, Kakathi Industrial Area, 
Belagavi District, Ranebennur Taluk. Belagavi ' 


District 


Sri. B. Subhash, 
Raichur’ 


2,99,07,350,00 - ' 


\ 


Work Completed ' 


Formation of proposed 18M wide roads in Plot No. 
25-P2 of IT sector and in plot No. AM-3P of 
Acrospace sector including asphalting , RCC 
culverts, alying of HDPE water supply pipeline 
and construction of chain link fencing for parks at 
Hi-tech defense and Aerospace Park near KIAL, 
Bengaluru Rural Disurict. 


Sri. Suresh S Kanai, 
Bengaluru 


9,06,94,913.23 


Work is nearing 
completion 


Upgradation of 45M wide road No. 18 & 19 and 
24M wide road No. 3,9,11 & 24, construction of 
RCC side drains at Sompura Ist & 2nd stage 
Industrial Area, Bengaluru Rural District. 


Sri, BN Mallikarjuna 
Bengaluru 


4,27,78,180.67 


Work Completed 


Upgradation of roads, drains, replacement of 
existing old UGD pipeline with new pipeline in 
Kanabargi Industrial Area, Belagavi District and. 
at Alyabad Block- Industrial Arca, Vijaypura ” 
District. 


Sri. Chandrashekar S 
Bengaluru 


15,32,78,394.00 


Work Completed 


Improvement of existing 30.00M wide road No.4 in 
1st phase & Road No. 1} &4 in 2nd phase, Sector- 
2, Bidadi Indl. Area, Upgradation of Internal roads 
including asphalting, construction of storm water. 


[drain at balance reaches of Harohali jst phasc 


indl. Area, Ramanagara Dastrict. 


Sn. Arvind BG 
Bengaluru 


14,90,96,195.00 


‘Work Completed 


Bengaluru Urban District. 


Upgradation of roads, drains & culverts at 
Kumbaigudu Industrial Area lst & 2nd phase 


M/s. Sathya 
Ganapathi 
Constrcuuons, 


9,91,40,906.45 


Work Completed 


|unprovement and suengthening of existing roads, 


existing drains, constructionh of RCC deck slab 
culvert and reconditioning’ of, “pipeline, providing 
water supply pipeline ctc., at Davangerc Indl." 

Arca, Harlapura Indl. Arca, and Karur Indl. Arca, 
Davangere > > 


Sn. R. Paramcsh 

. Engmeers & 
Conuactors 
Davangerc 


11,13,19.677,48 


Work Completed 


Upgradation of existing roads and constructions, 


16 | - 
HN lof RCC drains & RCC deck slab culverts at HS Kk ‘ » 
; JaAthrasanahalli Indl. Arca, lind phase, Tumakuru | St Suresh S Kana, | 9 Work Completed 
: [District and Kelakote Indl. Arta, Ckitradurgs, : Bengaluru py 
District (Bdlance works) \ * KA ” 
17 ‘|Improvements to water supply pipeline from, N f 
‘ break pressure tank to freatment plant at ‘Kotiur; M/s RNS, ; - 
ಗ್ಯ, » Infrastructure 11,63,58,156.10 


Belur Ind}. Arca, Upgradtaion. of roads and‘drains 


at Narasapura indl, Arca, Gadag District. 


in Kelageri Housing layout, Dharwad District and 


Limited, 
“ Bengaluru 


Work Completed 


Uperadation of roads, construction of RCC drains 
at Malur ist 2nd & 3rd phase Indusrial arcas, 
kolar District and at Bornmasandra Ist & 2nd 
phase Industrial Arca, Bengaluru Urban District 


Sri. P. Venkata 
Reddy, Bengaluru 


Work completed 


19 


Formation of Indust ial layout including 
‘asphalting 18M wide roads, 15M, wide roads & . 


12M unde roads construction of RCC side drains, 
RCC cross drainage works, chain link fencing, 
GLSR, OHT & HDPE dual water supply pipe liné 


‘lat Adinarayana Hosahalli, Doddaballapura Taluk, 


Bengaluru Rural District. 


M/s. Liya Inlra Tech 
Pvt Lid, Mangalore 


24,41,04,227 71 


Work in progress 
and delayed duc to 
Land litigation 


20. 


Maintenance of Roads, footpath, Avenue 
Plants at Hassan Growth Centre Industrial 
Arca, Hassan Distnct. 


M/s. Vikram 
Constructions, 
Ramanagara 


1,28,37.869.64 


Work Completed 


21 


Providing water supply raising main from WTP at 
Infosys SEZ Nethra campus to Canara Industrial 
Area, Ist phase, Bantwala Taluk, Dakshina 
Kannada District 


M/s. Vikram 
Constructions, 
Bengaluru 


347 ,55,146.46 


work Is in progess 
and duc to delay 
in permission from 
PWD for laying 
pipe line & Covid 
pandamic the work 
is delayed 


Upgradation and Improvements of roads and 
drains at Kushalanagar Industrial Area, Kodagu 
District and at Tubinakere Indi. Area, Mandya 
District, Hebbal Industrial Area, Mysuru District. 


Sri. Venkata Reddy, 
Bengaluru 


14,76.32.011.40 


Work Completed 


೧3 


Construction of RCC side drains for road No. 1& 
2 and road no. 2,3,4,5,6,8,9,10,11,12,13 at 
Kapnoor lst & 2nd stage Indl. Arca, resurfacing of 
existing road in Nandur Kesartagi Ist stage, 
Kalburgi District and Upgradation of storm water 
dram & balance roas & drain at Naubad housing 
Naubad Autonagar & Naubad Indl. Area at Bidar 


Sri. Venkata Reddy, 
Bengaluru 


17,34,21,958 83 


Work Completed 


24 


Providing concrete pavement to Read No. 

i( Balance length), 8,8A & 22 (Balance), 
6,9,15,18/A & 22, Upgradation of Road No. 7A& 
8A at Baikampadi Indl. Area, Dakshina Kannada 
District. 


Sri. Suresh S Kanalji 
Bengaluru 


13,22,63,292.40 


Work Compleicd 


Formation of 18M Wide Road including asphalting 
construction of RCC Side drains, spur culvert and 
Box Culvert at Sub Layout in Plot No.557 of 
Sompura 2nd Stage Industrial Area, Nelamangala 
Taluk, Bengaluru Rural District, 


M/s. Bapurji 
Construction Pvt. Ltd 


4,49,48,000.00 


Work Completed 


- 


ASSISTANT ENGINEER Ne 


$ootion, Head 


Benga 


“ಗ 


dh 


Technica! Assistant 
KIAOB 
¥ 


f 
ft 


Uh 
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ಮಂಡಳಿ ವತಿಯಿಂದ 2019-20ನೇ ಸಾಲಿನಲ್ಲಿ ಕೈಗೆತ್ತಿಕೊಳ್ಳಲಾದ ನೀರು ಸರಬರಾಜು ಕಾಮಗಾರಿಗಳ ವಿವರಗಳು 


S) No, 


“ Name of the work 


Name of the Agency 


Contract Amount 
{in Rs.) 


Remarks 


Implementation of 3OMLD Teruary wweated water” 
supply scheme from Bheemasandra Tank to 
Vasanthanarasapura Indl. Area. including 

a) Construction and commissioning of 30OMLD 


‘Jrertiary treatment plant on Turnkey basis & 


alternative design based on combination of 
bioidgical and chemical weatmént process facility 
including consuuction of pumphouse, power lines 
other ailed works and operation and 10 yeras 
maintenance. 

b) Supplying, laying of mild steel, riasing main 
from Bhcemasandra Tank to the proposed 
treament plant at VAsanthanarasapura Indl. 
Arca, Tumakuru. 


M/s. Sui. Srinivasa 
Construction India Pvt. 
Ltd, 

Ballari’ 


1,33,95,91,000.00 


Work is delayed due to 
covid-19 pandemic and 
now wis under progress 


Consuuction and commissioning of 40MLD 
tertiary treaument plani on turnkey basis and 
alternative design based on combination of 
biological and chemical treatment process facility 
including lOyears operation and mainianance at 
Narasapura KIADB Industrial Area, Kolar. 


M/s. Sn. Srinivasa 
Construction India Pvt., 
Ltd, Ballari 


1,36.23,70,000.00 


Work is delayed due to 
covid-19 pandemic and 
now iis under progress 


Providing and laying Ductile Iron pipe raising 
main ofr providing Terary treated water from the 
proposed 40MLD tertiary trcalment plant at 
Narasapura Ind! Area io the Industrial areas at 
Vemgal, Hoskote, Masthenahalli, Jakkasandra, 
Malur et¢., Kolar & Chikkballapura Districe 


M/s. Sudhanva Engineers 
& Builders, Bengaluru 


88,24,15.699.00 


The work is delayed 
due to non availability 
of Dl pipe and 
materials due to Covid- 
19 pandemic now it is 
under progress 


providing vater supply from Hemavathi 
Honmenahalli Jake and lifting 10 Hirehalli Indl 
Arde, tumkur Distnct, Dobaspete, Bengaluru 
Rufal District including cross drainage works, 
improvments to Honneaahall tank and Midadal 
Tank (Balance work of providing water supply 
scheine of, SMLD to Dobaspel Indl. Area, 
Bengaluru fural Disirici and Hirchali Industrial 


anal to 


"Ata, Tumakuru District from Bugudanahili 


Maidala Tank vis Devarayapaina Tank at 
TumKauru District including 5 ycars operation & 
maipicnance ೦೧, Muroke y Basis of the complete 

work. - pS [ 


M/s. MN. Ramesh 
Engincers & Contraciors 


¥3 
¢ 


32,87.03.900.4೦ 


Work is in progress 


ASSISTANT ENGINE 


[A [ 


T. Section, Head Of 
KIADS 


NN 


Technica! Assisfant 


KiA0B K 
Bengaiutu 


Why 


CHIEF ENGINEER 4 
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ಮಂಡಳಿ ವತಿಯಿಂದ 2020-21ನೇ ಸಾಲಿನಲ್ಲಿ ಕೈಗೆತ್ತಿಕೊಳ್ಳಲಾದ ಸಿವಿಲ್‌ ಕಾಮಗಾರಿಗಳ ವಿವರಗಳು 


"- Name of the work 


Name of the Agency 


Contract Amount 
(in Rs.) 


Remarks 


Formation of Industrial sub layout in Plot No. 1A, 2to7& 
8 part of Aerospace sector including asphalting 30M wide 
road (Road No. 18), 18M wide road {Road No. 22) 
construction of RCC side drains, RCC cross drainage 
works, RCC storm water drain, HDPE dual water supply 
Pipeline at Aerospace park of Hi-Tech defense Aerospace 
park, Devanahalli Taluk, Bengaluru District. 


Sri. Ibrahim Sharif 


» 
+ 
3 


9,65,52,372.48 


Work Completed 


Construction of open theatre (Ranga Mandira) at 
Thippedasarahalli village, Entrance Gantry with security 
cabins and providing chain tink fencing at Tumakuru 
Machinc Toot park (TMTP) limits , Vasanthanarasapura 
Indl. Area., Kora Hobli Tumakuru 


M/s. B.S Biradar,, 


Vijayapura  -[. 


'1,32.48,388.46 


Work Completed 


Construction of pitching {revetment wall along the 
existing Nala in Kumbalgudu Industrial Area lst phase, 
Bengaluru Urban District 


Sri. Arvind BG 
Bengaluru R 


2,01,22,095.90 


Work Competed 


Formation of Housing layout including asphalting of 18M 
wide road (Road No.1), 15m wide road (Road No. SR-1,3, 
4 & 13), 12M wide road (Road No. 2,5,6.7,8,9,10, 11 & 
12) constuction of RCC side dram RCC cross drainage, 
works, OHT sump Tank, UGD, Raising Main & HDPE 
Dual Water Supply Pipe line at Obadenahalli Industrial p 


Area, Doddaballaphra Taluk, Bengaluru Rural p trict 


M/s. Liya Infratech 
Pvt Ltd Mangalore 


p 


12,77,86,982.17 


Work is in 
progress 


Repair and maintenance of MS Building complex Block-2 + 
& 3 and premises of Plot NO.488-B at Peenya Industrial 
Arca, Ath Phase, BangalorcDistrict (2nd Cal) : 


Sri. B.N: Mallikarjuna, 
w Bengaluru 


CEN 
1,57,63,284 .00. 
jk ¥ ವ 


Work is Compicted 


Formation including asphalting of balance untackled 
roads and missing roads, construction of RCC ‘side drain," 
RCC cross drainage works, RCC cross drainage works, 
RCC storm water drain and HDPE dual water supply 
pipelinc and chain ‘link fencing at Sompura Industrial 
Arca, 2nd stage Nclamangala Taluk, Bengaluru Rural 
Distinct. > 


‘M/s. PRN Infratech, 
' Hubballi 


4 ಳೈ 


9,28,12,473.84 


Work 1s Complcted 


Formation of Industrial Sublayout in plot No.658 
including asphalting of 30m wide road (Road No.2P), 18M 
wide road [Road No.2A,28,2C,20,2F,2G,2H,2J &2K), 12M 
wide road (Road No.2E),Construction cf RCC side 
drains,RCC side drains, RCC cross drainage works, Strom 
water drain, Chainlink Fencing, Retaining wall, Rain 
water Harvesting, OHT & HDPE Dual water supply 
Pipeline at Vasanthanarasapura 3rd phase Industrial 
Arca,, Tumkuru (7), & (D). 


NS 
M{/s.Amrutha 
constructions Pyt.Ltd., 
Bengaluru 


32,99,15,885.67 


“work nearing 
complnion 


Formauon of Industral Sub-Layout in Plot No 658 
including asphalting of 18M wide road {Road 
No.21D,21E,21F,21G,21H,21J & 21K), Construction of 
RCC side drains, RCC Cross Drainage Works,Compound 
wall, Strom Water Drain, Retaining wall, Rain water 
harvesting & FIDPE Dual water supply pipeline at 
Vasanthanarasapura 2nd Phase hidusirial Area, 
Tureen iT AAD 


Sri. Suresh Kanaji, 
Bengaluru 


24,72,358,947.64 


work ncaring 
complition 


Formation of. proposed 32M wide road connecting road 
No.3 & proposed intromediate ring roac, construction of 
RCC duct & RCC culverts, Laying of HEPE water supply 
pipeline at Hi-tech defence Aerospace park (Hardware 
Sector) near KIAL, Bengaluru Rural Dist, (3rd Call) 


M/s. Vanaja Builders 
PVT Ltd, 
Mysuru 


4,85,80,095.02 


Work is in 
progress 


10 


Up-gradation of existing and construction of RCC drain 
and balance length at Amble industrial Area, 
Chikkamagaluru dist. 


M/s.Conc shade 
Construction Pvt.Ltd. 


2,96,82,204.73 


Work is in progess 


Formation of layout in Harohalli 4th phase Industrial 
Area, kanakapura Taluk, Ramanagara District. 


M/s.BSR infratech 
India LTD, Bengaluru 


71,40,74,033.41 


Work 1s in 
progress (work is 
delayed due to 
Non transfer of 
Govt. Land in Sy. 
No. 113 of 
Rampura Village 


Formation of Industrial sub layout in Plot No. 107-P1B& 
107-P2 including asphalting of 18M wide roads No. 1,2,3, 
construction of RCC side drains, RCC cross drainage, 
utility duct & chain link fencing work & water supply 
pipeline at Vemgal Ind!. Area, Kolar. 


Ms PIB engineers 
PVT.LTD 
Bengaluru 


6,04.03,007.69 


} 
\ 
lf 
Work is in prog 
i 
| 


13 


Formation of 18M wide road (Road no. 3,4,5,6 & 7), 12M 
wide road (Road No. 4A) including asphalting, 
construction of RCC side drains, RCC cross drainage 
works, RCC storm water drain, chain link fencing and 
HDPE dual water supply pipeline for Kotur Belur Indl. 
Area, Dharwad. (Package - 2) 


M/s. NB Hirernath, 
Hubli 


20,66,64,438.86 


Work is in 
progress 


Formation of 18M wide road (Road no. 2,8,9,10,11,12& 
27) including asphalting, construction of RCC side drains, 
RCC cross drainage works, RCC storm water dram, HDPE 
water supply pipeline for Kotur Belur Indl. Area, 
Dharwad. (Package -3) 


M/s. NB Hiremath, 
Hubli 


19,83,35,951.44 


Work is in 
progress 


Formation of 30M wide road (Road no.1), 18M wide road 
{Road No. 13,14,15,16,17,18, 19,20,21, 22,23, 24,25 & 
26) including asphalting, construction of RCC side drains, 
RCC cross drainage works. RCC storm water drain, GLSR 
raising main, RWH & HDPE dual water supply pipe line at 
Kotur Belur Indl. Area, Dharwad. (Package -1) 


M/s. NS Nayak and 
Sons, Hubli 


48,58,66,284.40 


Work isin 
progress 


Formation of Industrial layout including asphalting of 
24M wide road & 18M wid¢ roads, construction o[ RCC 
side drains, RCC cross drainage works, utility ducts, 
chain link fencing, OHT, sump, GLSR raising main and 
pumphouse at Chikkahuliuru village, Hoskote Tq, 
Bengaluru Rural District. 


M/s Ganapathi Stone 
Crusher, 
Bengaluru 


31,32,66,301.73 


Work not yet 
commenced due 
to land litigation 


Formation of Industrial layout including 45M wide rigid 
pavement (Road No. 10}, 30M & 15M asphalt road (Rod 
No. 11,16,24 & 25), Construction o[ RCC side drains, 
ducts, RCC cross drainage works, RCC storm water drain, 
RCC retaining wall, RWH, HDPE dual:water supply pipe 
line for Haraluru Muddenahall industrial Arca, 
Bengaluru Rural District. (Package, 3) (2nd call) 


M/s. PRN Infratech, 
Hubballi 


67,75,85,466.55 


Work is in 
progress 


Formation of Industral layout including 45M wide rigid 
patemeht (Road No. 17 & 20), 30M & 24M asphalt road 


- {Road No. 23 & 26), Construction of REC side drains, 
ducts, RCC cross drainage works, RCC retaining wall, 


RCC OHT, RCC Glsr, RWH, pump foorh and HDPE ciual 
water supply pipe line for Haraluru Muddenhalli 
Industrial. Area, Bengaluru.Rural District. (ಡಿಲೇ 1) 
(2nd ರ ಸ ES 


M/s. SRC Infra : 
Developers Pvt Lid., 
Bengaluru 


- 60,63,47,977.81 


Work isin 
progress - 


19 


Formation of Industrial layout ಗ TSM wide road 
rigid pavernent (Road No. 1, 2&5), 30M & 18M wide 
asphalt road, (Road’No. 4 & service road), construction of 
RCC side drains, ducts, RCC cross drainage works, RCC 
retaining wall, RWH & HDPE dual water supply pipe line 
for Haraluru - Muddenahalli Industrial Area, Bengaluru 
Rural District. (Package 2} (2nd call) 


M/s. MR Protech Put 
Lid. Bengaluru 


60,56,19,678.03 


Work is in 
progress 


Formation of 24M wide approach road tv Kapnoor 3rd 
Stage & 18M wide connecting road between 2nd crss& 
5th cross RCC side drains and laying of HDPE water 
supply pipeline at Kapnoor 3rd stuge Industrial Arca, 
Kalburgi. 


Sri. B H Ramachandra, 


Bengaluru 


1,64,17,060.14 


Work Completed 


Ph Tacs choad 


Tee ; TU 
iy and The work is 


P72 Mperadation of roads, drainage, waict sup 
Infrastructure facilinues in Mundargi 2nd and 3rd stage delayed due to 
Industrial Arca, Ballari District Sri. Syed Akbar Pasha | 17,67.78.835.50 Covid-19 
Raichur pandemic and 
now it is nearing 
completion 
22 |Upgradation of exisung Jackwell, construction of intake 
well, cnstructn of approach bridge, Providiig cain Ink | pe 
fencing, and protection works in Kellambatli pumphouse Sn. HS Ramesh 3.77,37,517.52 |' " Workisin 
and constructin of GLSR 2.50MLD at Nanjangudu, ; Mysuru ಭಿ . Progress 
Industrial Area, Mysuru. ' Y 
23 Formation of 24M & 18M wide cement concrcte roads ಕ Work isin 
including construction of RCC side drain, culverts & 3 ¥ Progress & 
providing & laying of HDPE water supply pipeline at M/s. KVCHSR 38,51,31,294.45 | delayed duc to 
Kochanahalli Industnal Area, Mysuru Taluk & District. Mysuru Land lingauon 


and cowd 19 
A 


24 [Formation of 24M & 18M wide asphalt road including 
construction of RCC side drain, providing & laying of M/s. Vikram 6,25,98,549.79 Work is in 
HDPE water supply pipelinc at Adakanahalli Industrial Sofistruction progress 


Arca, Nanjangudu Taluk & Mysuru D’strict. BegalGid 

25 [Formation of Industrial Layout including formation of 
18M wide road (Road No. 1,3,4, 5,6,7 & 8) including 
asphalting, construction of RCC side drains, RCC cross 
drainage works, chain link fencing, RWH, retaining wall, M/s 23,30,66.507.20 HRT 
GLSR storm water drain and HDPE dual water sul ipp Doddabasanagouda & es 
pipeline at Granite cluster and general JA of Kyadigi pa. Company, Sindhanur 


Industrial Area, Kushtagi Tauk, Koppal District [oe kage 1 


26 Formation of Md isiial Layout including formauon Of. 
30M wide road (Road No. 2), 24M wide road (Road 
& 18M wide roaci (Road No. 9 & 10) including asphadlung, 
Constyucuon of RCC side drains, RCC cross draina M/s. PRN Infrat 
ಭ works, retaining wall, storm water drain and HDPE dual, Ky Hubli 

He water supply pipeline at rapie cluste r and ಭೀರ all Aof. 


Work is in 
progress 


ASSISTANT ENGINEFP i 


T. Section, Head ©... Technical Assistant 
KIAD8 ಮ KIADS - 


ಮಂಡಳಿ ವತಿಯಿಂದ 2016-17ನೇ ಸಾಲಿನಲ್ಲಿ ಕೈಗತ್ತಿಕೆ ಕೊಳ್ಳಲಾದ ಎಲೆಕ್ಷಿಕಲ್‌ ಕಾಮಗಾರಿಗಳ ವಿವರಗಳು 


Contract Amount 
5] No! Name of the work Name of the Agency Fd Remarks 
in Rs. 


Drawing 1 1kV feeder lines from proposed Sub- 
Station and providing “HT/LT distribution 

system 10 Averahalli Industrial Area, Bengaluru 
Rurat District ‘ 


Mis.Vedha Elecuncals. Bengaluru 1 01.36,346.00 | Work completed 


Drawing oT KV Feeder lines from proposed sub- 
station and providing HT/LT distnbution system 


to Jakkasandra Industrial Area, Kolar Dist M/S. Swamy Bp Bidar 9,78.30,703.00 Work completed 


%್ವ Srsiruction of (} Pari-A 1 multiples 125 MVA 
p 66/11 Sub-station at Somanahalli in Maddur 
Taluk Mandya Distnct (ii Part -B 66 KV/1/0 

3 [Line on DC uowers from proposal 66 kv Maddur | M/s. Kumar Electricals, Bengaluru | 13.90,59,201 50 | Work completed 
K.Honnalagere $/C line on D/C towers to 
proposed 66/1} KV Substation at Somanahalli in 
Maddur Taluk Mandva {D} 

providing LED Sureet lights al Sompura 


4° adusuial Area Il Slage Bengaluru M/s Vedha Electricals Bengaluru | 1.38.74.690 00 | Work compleied 
Consuucuon of 
ಜು (i) 2=10MVA, HIO/11KV substation 
pl (ii) 1 1OkV LILO ne from 110KV Belgaum 
K Houarg 10 proposcd 110/1 1kV Sub station u/5 Manaveer Elecuro Mech Pu Ld} |. H 
[4 5 [toi Providing 110kV TB @220/ 110kV R/S at , ್ಣ Bengaluru 13 33.39.669 90 | Work completed 
\ Belgauin for proposed 1 10KV LILO line on DC. 
Tower 220/1 10KV R/S Belgauin to proposed 
110/ 10k¥ $/S@ KIADB Honaga 1.A. Bolagavi 4 p 


Providing Basic power mirastructure facililies to ಫ : 
6 |ine MSME KIADB Kadechur 1.A. Kadechuf,, 


Work completed 


M/S Praveen Electrical work, Gadag | 1 


Yadgir District y 9 
Providing Basic power infrastructure facilities to [ | p BE 
ps 9 
nf 7 |the-constucted LIG/ MIG/HIG-houses at, KIaDB 1/5 Praveen Electrical work, Gadag | 1,98,72,949.80 Work completed 
, [Rachur Districe EN Ny 
Drawing of IIKV Feeder lines from proposed ೬ NS 4 + 
gf [Substation providing HT/LT distribution system } 1 gyshninarayand Electricals; Bengal 280.00 | Work completed § | 
10 Goivribidanur 1.A, 2nd phase, ರಸ ಫಾ 
ಸ್ಯ | —lchgkabalanura— i] ಸ 4 h- ಸ : 
3 Providing basic infrastructure facilities to the “M/s Vaishnavi Electonics, , [SN [4 » p 
‘ 9, [irumsabadh 1A. Bidar Disirict p Ne ಮ ergallr ೫ 116.52:186 00 | Work completed |} 
» Providing LED, street lights to the roads.of , * p f \ EE 
: p . ) | Mis. M.R.Protech Prvate Limited. Pe Hs 
A ಸ 10 [KiADB ‘Raichur Housing Arca, Raichyr ©. 1s '8 F § {,19.30,001.00 | Work completed pS 
#. K Ae ie | “Bengaluru ] 
p ಥಾ a: ೫ Ks 3 
‘, p ee K ಗ » 
et ) - a * (é y jd 


Hf i Re p) i J y 
| ASSISTANT ENGIN AH Aa 
© Yechnica! Assistant 


T. Section. Head e ಸವ ” KAD | | CHEF ENG MEER -\ 


Bengaluru 


ಮಂಡಳಿ ಪತಿಯಿಂದ 2017-18ನೇ ಸಾಲಿನಲ್ಲಿ ಕೈಗೆತ್ತಿಕೊಳ್ಳ: ಲಾದ ಎಲೆಕ್ಟಿಕಲ್‌ ಕಾಮಗಾರಿಗಳ ವಿವರಗಳು 


s! Contract Amount 


Name of the work Name of the Agencies 


Remarks 
No. in Rs. 


Providing Basic power Infrasstruciure facilities & Street 


1 [lights to ihe roads of Kolhar 1 A, 2nd phase, Bidar District M/s. swamy Electrials, Bidar 16,70,938 Work completed 


Drawing 1 lv Feeder lines from proposed substation & 
2 [prowding HY/LT distribution system & street lights to the | M/s. Kumar Electricals , Bengalru | 15.06,20,277.00 | Work completed 
Yemgal ind usual area, Kolar disuict. 

Extension of HT/LT lines and providing transformers centers 


3 [and suet lights to the balance roads at Bidad Industrial M/s. Geetha Electric, Bengaluru 1,21,52.675.00 | Work completed 
area, 2nd phase, Sector-ll, Ramanagar District 
Provding LED street hghis at Gowrbidanur IA 2nd phase, M/S Aravinda Electricals 
; $ 5 ನಿಗೆ CS, 29 W lets 
© [Chikkaballapura bengaluru 1,54,13,629 50 Work completed 
Providing power infrastructure and sireet tights to the 
5 [Residential (Housing layout) at Gamanagattil.A, Dharwad M/s Geetha Electric, Bengaturu 1,31,03,659 00 | Work completed 
District, ' 
6 ovicing power infrasuucture at Kittur LA, Belagavi M/s. Geetha Electric, Bengaluru 2.87,78,024.61 Work completed 
_ Providing power infrastructure facilities and street lights at M/S. Aravinda Elecuncals, _ M , 
7 Gamanaga 1A 2nd stage, Hubbali Taluk, Dharwad District bengaluru 7,18,10,302.00 Work completed 
Lone call hd 
Diawing | IRV feeder lines from existing proposed 
3 [substauon and providing HT/LT distribution system, to M/s. swamy Elecirials, Bidar 10 28.51.517.00 | Work completed 


harohally (ndustrial area, 3rd phase, Ramanagera 


“ [Providing HPSV sirect lights 0 newly formed roads at 
dakanahalli Industrial Aréa, Nanjanagudt Taluk, & M/S. Aravinda Electricals, 6.37.03.115.55 | Work completed 
adanaguppe - Keilambalii 1A, Chamarajanagar District °, bengaluru. 
3 ARN 

TA: Construcug Of 11OKY LILO on D/C Towers from 
ing LORY $/C Shahabad Gulbarga University 2nd 
sunt ling to proposed 110/1] KY sub station at Nandur 
rag KIADB 1.Ain Kalburgi District 

ART B: Sstablshing 2x10MVA 110/ 1IKY Substation at 
Nandur Kesartagi KIADB.! A in Kalburg: D:: ಗಂt Under self 


p execuuon work. Wy H PS 
% - p ಬ್ಯ Nc 


14,02.73,631 00 Work completed 


Part A: Construction of ನಾ SC line on DC towers from, 
Existing 220/66KV Dabaspet S/S to proposed 667 LIKV 
Substation at KIADB 1.4 partly overhead and partly UG 
caoie, AVerahaili Village, Dabaspet Nelmanzala Taluk § 
Part B. Establishing 2x20MVA, 66/11KV s/s at KIADBIA 
in Averahall Village, Dpbaspet, Nelamangaia Taluk. 

Part C: Construction of INo. of 66KV terminal Bay al 
220/66/11 KV Dabaspete station for the proposed 66KV line 
to AverahaHi Srtation at KIADB 1.A: Kl 


[Pan A Bstallishng 2x12.5 MVA, 66/1 IRV Substation al pt 
Kudumalakunte L.A, KIADB in Gowribidanur Taluk, A - Isub station work| 
« [Chikkaballapura District : : comoleved. 

Part B- Construcuon of GEKV LILO line to proposed M/s Mahaveer Electro Mech Pui.” Transmission 
66/11Y substation at Kudumalakunte KIADB 1.A using 1d , Bengaluru AS > N line work is in 
Drake conductor for a distance of 8.636 Kms in the existing ಬ 4 progress 
33KV icile line corridor using Sel execution scheme. K \ N 


Technical Assistant 


Sonaaluru CHIEF ENGI FER 1 


ಮಂಡಳಿ ವತಿಯಿಂದ 2018-19ನೇ ಸಾಲಿನಲ್ಲಿ ಕೈಗೆತ್ತಿಕೊಳ್ಳಲಾದ ಕಾಮಗಾರಿಗಳ ವಿವರಗಳು (ವಿದ್ಯುತ್‌) 


Name of the work 


Naine of the Agencies 


Contract amount 
{in Rs.) Remarks 


Providing HPSV Sirect lights At VASaNUNANATASANUTA 
imdustria! Arca. 2nd phase, Tumakuru Diswic 


m/s. Geetha Electrical Stores, Bengaluru 


3,05,11,674 00 Work Completed 


Esubtishment ol 2:150MVA. 220/66/ I1KN Sul 
station & Consuuction of 220KV LILO line with 
DRAKE ACSR 10 LALO one of the circiats nf Lhe 
exishng 220/60/ IIRY Hoskote-BIAL MCMV line to 
proposed 220/66/ 11K Sub station at Acrospace park 
in KIADD Indusunal Ares, Devanaath Taluk, 
Bengaluru Rural District 


M/s Kumar Ekctricals, Bengaluru 


sub stauon work is 
completed and due'to land 
litigation, Trassmission 
line work is dclaycd (95% 
completed} 


16,88,38,586.00 


Establishment of 2x1OUMVA, 220/60/ 11KV Sub 
station at Vasanthanarasapura KIADB Industrial Ares 
in Tumkur Taluk & Distict. 


M/s». Mahavecr Electro Mech Pvt. Lid. 
Bengaluru 


69.22,52,503.40 Work Completed 


Sh:fung of exisung 220kV Somanahalli T.K. Hall S/c 
line passing over plot No. 265 of KIADB Farohatli 
Industrial Arca 2nd phase, Kangkapura Tiluk, 
Ramanagara Distncl. 


M/s. Mahaveer Electro Mech Pvt. Ltd. 
Bengaluru 


Work Comple 
2,04,70,994.00 


Drawing 1 1kV feeder lines hom existing station and 
providing basic elccinical infrastructure facifliy 10 
DevakaDikoppa lodustal Arca, Shivamogga, Taluk 
Disunct 


My/s. Kumar Elecuricals, Bengaturu 


Work completed 
11,29.86,963.00 


6 


[Em 


non Of T/T lines using UC cable and 
providing trasformer center tw the leflout ronds at 
Hardware Park and Aerospace park of Hi-wcl Defense 
and Aerospace park at Devanzhath Industrial Arca, 


Bengaluru 


ifs Vedha Ekciricals, Berigaturu 


Work Completed 
1,39,75,776.00 


hally Industrial 
ini Rural strict 


Proving HPSY suvct hgh 
Arca, Dobasput 3th phas 


M/s Aravinda Electricals, Bengaluru 


1,80,17,460.00 Work Completed 


Shing & Re-rouuing of uxsting GOKV Somanahalli- 
Harohalli T.k Halk D/C’ passing over the 
Indusirial plots of Harohalh 2nd phase KIADB 
Industrial Area. Kanakapura Taluk. Ramanag: 
Disuict., ustng DRAKE AESR congluctor 


y 
M/s. New BasavaShree Electricals, 
Bengaluru . Mu 


Work 1s caring 

compleuon, Approval 
awaited from KPFCL for 
ance (1.C) 10 
ocmplele ihe work 


ne c! 


2,56,45,283.00 


Providiag basic electrical wfrastruciue to Kadechuru 
induslrial Arca, 1st phase {Road No. 2,3,4 10 0,33,43 
10 484]. Yadgir Valuk: and district. Pat: 


} 
Work Completed 
8.29,27,092.60 


10 


Part A: Bsiablishing 2x10MVA, 110/12 
at Gamaniayatu KIADB lndusirial A 
and Dharwad Disirici 
Part B: Construcridh of HLORY LILO Ln 10k¥ 
rasihal Tadansiskoppa SC line with Drake conductor 
10 the proposed 1 10kV subsinuan 3 nagiuii 

KIADE industrial Arca, Hebbal: T: 


tuk & Dharwad 


A '; 
; A Po 
ಸ 
ಸ ; 

st * - 


p : ರ 
M/s. Swamy Electricals, Bidar 


14,70,23,049.41 R ಭಂ ” 
Work Completed 


Tec: 


KIADB 
Bengatuns 


CHIEF ENGINEER -1 


H 
ಮಂಡಳಿ ವತಿಯಿಂದ 2019-20ನೇ ಸಾಲಿನಲ್ಲಿ ಕೈಗೆತ್ತಿಕೊಳ್ಳಲಾದ ಕಾಮಗಾರಿಗಳ ವಿವರಗಳು (ವಿದ್ಯುತ್‌) 
ಸ Name of the work Name of the Agencies ME en WN Remarks 


1 [Drawing LIKV Feeder hnes fom proposed 220/66/ 11K substation 
and providing HT/1T disuibuiion system using underground cables M/s Aravinda Electricals, 20.64.62,830.48 
at Japanese Indus) Park {IP} Vasanthnarasapura Industrial Area, Gcogolirir 

3rd Phase, Tumakuru District 


Complcicd 


2 part tablishing 2x20MVA , 66/11kV Substation at Vengal RoE 

Industrial Area in Kolar Tatuk & District M , - | 
Part B: Consuucuon of 66KY SC line on DC towers upto proposed 
66/11KV Vemgal Indusirial Area Substation by Constructing partial 
GEKV MC line on designed based towers in the existing GOKV Kolar 
Vempat Sugatturu Hine corridor unto Sugutluru bifurcation point and 
66KV DC ine towards upto V¢mgal Industrial Area using 1IOKV , ‘| Ms. Mahaveer Electro Mech Pvt.“ 
Towers with DRAKE Conductor from exisug 220/6GKY Kolar ; Lid. , Bengaluru 
Substation for a distance of 18 317 Kms includhng for using ERS | 

towers for the work of stringing 2nd &hcuit on cxstuing S/C Ime on NC 
towers from 220KV substation Kolar 10 existing 66/ 11KV Vemgal 
substation by DRAKE ACSK tor a route length of -S5Kins.$ 

Part C: Consiruction of GOKV Terminal Bay at 220/6GKV Kolar 


Sub staton wok « 
completed. Transmission 
line work is in progxess 


Substation , Kolar Taluk & District ಸ % 

3 g LED street hghts a Vasunchanaruse ial Area, } # 

3 [Proving LED street hghts a Vasunhanarasapura Industrial Are 7S Gee SL ae 1.0654,695,00 J | 
3rd phase, Tumakuru District ರ Wok Completed 

Bengaluru Ay s 

3 [Providing LED street ghis to the roads of Devakathikoppa Industrial ee J SENN ; 

Arca, Shivamogga. yy 4 M/S Geetha Electrical ಸ Work 13 Completed ‘ 
Bengaluru. 3 

§ [Providing LED sucet lights 1 thc roads of Jalkkagandr Industrial M/s. Geetha Electrical stores. '1,10.34,495.00 CES 

4 |Arca, Kota RE i Bengaluru RR Ne 

6 [Esuabiishing 2x100MVA 220/66/ 11K Substation & construction of R A ಸ 
220 KV LILO Ime from uxisting 220KV Somanahalli - Kanakapura T. A Kl 
Halli $/C line for a distance of 0 09 Kms (90mrs) to proposed 220KV A «- |81,13,20.590.00]|”, W ಸ! ಕಃ 
substation, Harohalli KIADB Industrial Aea, 3rd phase. M/s Kumar Electricals, Bengaluru | + i Work isn progress ; 
Veduvanahalli village, Kanakapura Taluk, Ramanagara District for pS NS y ಗ id 
arranging power supply t0 an extent of 21 1SMVA [15MW) p A Ws 


4, 
i 


ಸ M/s. Vedha Electricals, Bengaluru 


Iccuic Infrastructure to 
{Road . 


7” [Providing Basic 
Kadechur Indusiriat Arco, 1st Phase 
3 No:2P, 7 to 10,12 to 23,35,294 32 
ws [Vadgiri Taluk & Disricl Package-} 


10,37:05,864.00 | Work Completed 
; $e . 


Providing LED swect tiphis to the newly formed roads of Kallahalll 


Jindusyrial Arca, Nanjangudu, Mysury Duict’ : M/s. Vedha Blccuricals, Bengaluru Work Completed 
% $ ಭು £ z , | ¥ 
9° [Providing Basie Elecurical Infeaswucipre at Nandur-K: E ಸ pa } 
A Indusinnl Ace 2c DES | M/s. Vedha Elecincals, Bengaluru Work Completed 
್ಗ y 0 % n KE Wa PR 


coed Infraseruaure & sucetlights at Women's k 
ringi tidusiriai Arca, 2nd singe , Kalburgi taluk & | Sri. Sangameshwara Electricals, 


10 [Provding Basic FE 
Park, Nandui- 


Work Completed | 


i Districi., * k Kalaburgi 1 - 
Providing power infrasuueure and LED streel light faciliues Lo newly |, a SG TT § p 


formed Worm 
Industrial A 


$ park Industrial Arca layoul at Thandya 2nd phase , M/s. Geetha Electrical stores 


A k 3:42,49,227 00 
a, Nonjangudu Tq, Mysuru Dist EES FC FASS 


- Work Complcicd 


hee le ee A _ 
ASSISTANT ENGINEER ” echnical Assistant ಸ ನ 
T. Section, Head Office KIADB IS CHIEF ENGINEER 1 


KiADB Bengaluru 


ಮಂಡಳಿ ವೆತಿಯಿಂದೆ 2020-21ನೇ ಸಾಲಿನಲ್ಲಿ ಕೈಗೆತ್ತಿಕೊಳ್ಳಲಾದ ಎಟೆಕ್ಷಿಕಲ್‌ ಕಾಮಗಾರಿಗಳ ವಿವರಗಳು 
ಹ ಫ್ರಿ 


js Nd. 


Name of the work 


Name of the Agencies 


Contract Amount 
in Rs. 


Remarks 


Soenirucuon of 66KV S/C line on D/C towers by shilling of 
existing Kora-Thovinakere $/C line on 8/C towers in M/s. TMTP 
premises in between Tower No. 20 to Tower No. 27 in 
Vasanthanarasapura Industral Arca, Phase-ill, Tumakuru 


M/s. Kumar Electricals, Bengaluru 


4,24,77,210.92 * 


Work Completed 


Toerdation of kallahalli Pumphouse by providing dedicated 
11KV feeder line, Addational 250KVA DTC & upgradation of 
metering cubical to 3CT,3PT of 1*250KVA HT installation al 


M/s.Geetha Electrical Storcs, 


3,53,92,216.19 


4 70% work 


completed. 
Balance work to 


2 ke i 5 | 
Kaliahalli pumphouse, Nanjangudu (T), Mysuru (D) Bengaluru be taken up after 
completion of Civil 
Work 
Drawing 11Kv feedcr Ines from Sub-Station anc Providing 
3 |HT/LT distrubution system to Sira Industrial Area, Tumukuru M/s swamy Electnals, Bidar 14.38.70,170.08 Work »s in 
Dit R M/s swamy Ele ' ಲ, progress 
Providing LED Steet Lights to the Roads of Sira Indust | 
rumakuru Di W KK 
4 |Tumakuru Dist. M/s. sway Blecuials, Bidar 2,92,58,850.78 ork is in 
” progress 
Drawing TIKV feeder lines from Existing Sub-Station and 
Providing Electrical Infrastructure Facilities to Mummigatti H 
5 Industrial Area, Dharwad Dist M/s.Aravinda Electricals, 20,90,64,831.16 | Work Completed | 
Providing LED Street Light to the newly formed Roads, of RN 
6 |Kadechur Industrial Area, 1st Phase Yadgiri Dist M/s. Lakshininarayana Electricals, | 4 13,64,700.00 | Work Completed 1 
Bengaluru as . 
Providing Street Lights to Mummigatli Industrial Arca, Dharwad 1 
Dist. ) 
7 M/s. Vedha Electricals, Bengaluru {| 2,87,75,073.42 | Work Complete 
Drawing TIKV Express Feeder line from Proposed Sub-Station & 
Providing electrical infrastructure facilily to Mastenahatli _ Work isin 
8 [industrial Area, Chikkaballapura Dist M/s. Vedha Electricals, Bengaluru | 9,03,97,521 94 Drogress 
Provaine basic electrical inirasuucture facilitics & LED Street KN 
Light at Balakundi Industrial Arca, Bagalkote Dist - - 
9 M/s.Aravinda Electricals, 4,44,46,348.37 Work is 
progress 
Providing electrical inirastructure [acilities to Sarathi- _ - 
10 |Kurubharahalli Industrial Area, Harihara TQ, Davangerc Dist. M/s.Ocetha Electrical Stores, 6,81,76,462.84 Work 1s in 
Bengaluru as progress 
Providing Plectrical Infrastructure facilities to Kelageri SC/ST 
Industria) Area, Dharwad Dist. 
Asay ar Elec 8 ರಿ 
1 M/s. Vijavkumar Electricals, 3,40,94,205.80 Work nearing 
Uttarakannada completion 
Providing Strect Lights at Kittur industrial Area, Belagavi Tq & K 
Dist. vor! 
12 M/s.Chandana Electricals, Hassan | 1,77,30.865.86 Work 19 
| Completed 
Providing LED StrcetLights to the Roads of Horahalli Industrial 
Arca, 3rd Phase, Ramanagara Dist M/s.Geetha Electrical Stores, Work is 1 
13 k 4,43,39,833.86 
Bengaluru Completed 
Providing LED Strcei Lights to the Roads of Japanese Industrial ಮ A 
14 |Township at Vasanthanarasapura Industrial Arca, 34 Phase M/s. Now Basava shrec Electricals, | 1 52 39,678.00 Work is 
R Bengaluru Completed 
Tumakuru Dist. 
Providing Blectncal mirstructures facilities to newly formed i 
- 4 ak 7 ricals Work 
15 Jsublayout at Hitech Defence and Aerospace Park, Devanahalh, M/s. Lakshminarayana Electricals, | 3 24,24,601.44 Ork 1s In 
Bengaluru progress 
Bengaluru Rural District. 
Detailed estimate for the works of providing basic electrical 
infrastructure facilities & pumpset to borewells at Kuduthim 26,88,38,366.64 Work is in 
16 M/s. Kumar Electricals,, Bengaluru ಧಂ್ರress 


industrial Area, Ist & 2nd Phase Balla Dist | 


ASSISTANT ENGINEER 


hel) NL 
Tech 


KIADS 
Bangatur 


T. Section, Head Off 
KIACR 


hicat Asstst>”1 


CHIEF ENGINEER“ 


H Extension of HT/LT lincs and providing 6°25 KYA wansformer 


| center for arranging power supply to street light installation and M/s. Sapthagiri Enterpnses. J 1,53,70,518.61 |Work held up due 
! 17 [providing LED streel lights at 45Mr wide Lrunk road ol Bengaluru to land dispute 
I Dabaspeie Sth phase Industrial Arca, Bengaluru Rural District 
[ H H 
Providing Basic Electrical infrastructure faciliies to Mulwada | 20.01,95.418.78 
18 [Industrial Area, Vijaypur Dist M/s.Aravinda Electricals, Bengaluru | Work Completed 
Nl 
Providing basic electrical infrastrucuure facilities and street hght | 
arrangements at Raichur Housing layout (Left side Arch from 20,00,07,960.61 Work is i 


19 | Main Entrance Arch). Raichur Disuict. (Package 1) M/s. swamy Electnals, Bidar } progress 


Providing basic electrical infrastructure facilities and sueel light 


- 30 |arrangements a Raichur Housing layout (Righ: side Arch from M/S. suamy Elecurials, Bidar 19,93,44,759.59 Work is in 
K Main Entrance Arch). Raichur District. (Package 2} * § ಸ ' progress 
Prowding power Infrastructure & LED street hghts to newly TT ನ್‌ ” 
R 21 formed Immavu Industrial layout KIADB Indusirial Area Part-], M/s. Vedha Electricals, Bengaluru 6,83,90,126 56 Work is 
Nanjangudu Taluk, Mysuru ಎ A Completed 
Providing power Infrastructure & LED street hghts to newly 834 ಗ § 
22 [formed Immavu Industrial layout KIADB Industrial Arca Part-2. Mis. swamy Electnals, Bidar 7,95,55,834.56 Work is 
3 [ Completed 


| Nanjangudu Taluk, Mysuru l 


| Prowding power Infrastructure & LED street lights to Thandya 

23 [2nd phase Industrial Area, Nanjangudu Taluk, Mysuru H M/s.Gcetha Electrical Stores, 16,72,88,028.00 

- | Bengaluru 
1 


Work Completed 


Part A Establishing of 110/11KV substation at Nacechur KIADB 
industrial Area i 
Part B Construction of 110KV LILO lie from 


ting JIORY SC; 


24 line on DC towers from existing 110KV Khanapur - Said M/s. Mahaveer Electro Mech Pvt Ltd 27,75,07,954.00 Work is in 
for a distance of‘12kms to proposed 110/ F1kY substnt Bengaluru progress 
Kadechur KIADB ‘Industrial ARea, Sacapur Taluk, Y H * I 
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